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Miscellaneous Correspondence Relating 
Primarily to Building Construction 
Alterations & Inspections, 1935-1937. 
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Form 2 


DUTSR f COLO. MIST 


February 11, 1096 

3E-81 

errlng-liall-iiarvln afa Oo. 

-rand Doulavard 
j-jr’lt on, <*tala 


Sirs: 


Reference Is made to your letter of *W, 

submitting certain material samples for consideration In 
connection with your contract for the above-named building. 

APPiOVEDl For color. 

Fin!ah on natal 

dun Mtal 
I ran oh ray 


(ierr lng-.iall--orvln afa Co.) 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

By direction of the Supervising Engineer. 

Respectfully, 

CCtDE 

CCtProJ. if. 


PACiaom 


Assistant Superintendent of Project Management. 


Form 2 


COLO., PI JIT 


ooj DE 
cojProJ 


January 10, 1930 


err in - 11- nrvin 1 : ,*fe Co. 

rand Boulevard 
Hamilton, Ohio 


Sirs: 


Reference is made to your letter of 'SO. 17, 
submitting certain material samples for consideration in 
connection with your contract for the above-named building. 


APPncVED: For q*iality 

6 Ply Steel Plate 
6«x6 - x2« 

(Crucible Steel Co.) 

Won-Burnable Casting 
2*x4"x6» 

(F. cfeeye i£fg. A foundry Co.) 
-oi-sllp Plates 
5"x6*x3/fl" 

12»xl£*xl2" 

(Inland Co.) 


You are requested to admit sanpleo of natal 
finish for consideration. Gin netal la desired 
for outside of doors etc., and French .-ray for 
day (rotes, vestibule, etc. 


A copy of this letter, together with approved samples, 
is being forwarded to the construction engineer. 

• By direction of the Supervising Engineer. 

Respectfully, 


PACsat 


Assistant Superintendent of Project Management. 
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